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Message Text 

UNCLASSIFIED 

PAGE 0 1 CARACA 12345 2 1 1 850Z 

ACTION ARA-14 

INFO OCT-01 ISO-OO EB-08 /023 W 

117630 220202Z/41 

R 211718Z DEC 77 
FM AMEMBASSY CARACAS 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 454 

UNCLAS CARACAS 12345 

PASS TO OED/MEPD AND OIM 

E.O. 11652: N/A 
TAGS: BENC, VE 

SUB J : MAJOR PROJECT: TRANSMISSION LINE FOR URIBANTE-CAPARO PROJECT 

REF: 76 CARACAS 12698 ET AL. 

1 . PROJECT NAME: COMPANIA ANONIMA DE ADMINISTRACION Y FOMENTO 
ELECTRICO'S (CADAFE) URIBANTE-CAPARO HYDROELECTRIC PROJECT BID 
NUMBER 77-G.S.T.A.U.C.-003. 


2. BRIEF DESCRIPTION: PARTIAL SUPPLY OF MATERIALS AND CONSTRUCT- 
ION OF A 90-KILOMETER LONG, 230 KV TRANSMISSION LINE FROM THE SAN 
AGATON POWERHOUSE TO THE EL COROZO SUBSTATION VIA THE URIBANTE 
SUBSTATION. 

3. EXECUTING AGENTY/PROJECT MANAGER: 

ING. HERNAN BOULTON 

DIRECTOR OF THE URIBANTE-CAPARO PROJECT 
CADAFE 

APART ADO DEL ESTE 61179 
CARACAS, VENEZUELA 

4. STATUS OF PROJECT/ANTICIPATED BID DATES: FIRMS WISHING TO 
PREQUALIFY FOR THIS PROJECT MUST PRESENT THE FOLLOWING DOCUMENTS, 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 CARACA 12345 2 1 1 850Z 

ORIGINAL AND ONE COPY, IN THE SALA DE USOS MULTIPLES, EDIFICIO 
CENTRO ELECTRICO NACIONAL; AVENIDA SANZ, EL MARQUES; CARACAS 
AT 1000 HOURS ON 15 FEBRUARY 1978: 

A. LETTER EXPRESSING INTEREST OF FIRM IN PARTICIPATING IN THIS 
PROJECT. 
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B. . EVIDENCE OF THE FIRM'S LISTING IN CAD APE'S REGISTER OF FIRMS. 

C. . UP-TO-DATE INFORMATION ABOUT THE FINANCIAL CAPACITY OF THE 
FIRM AS SPECIFIED IN CADAFE'S REGISTER OF FIRMS. 

D. REFERENCE LIST OF SIMILAR WORKS EXCUTED BY THE FIRM. 

E. . LIST OF EQUIPMENT OWNED BY THE FIRM. 

F. LIST OF TECHNICAL PERSONNEL EMPLOYED BY THE FIRM. 

G. . INFORMATION ABOUT THE TOTAL AMOUNT OF CONSTRUCTION WORK NOW 
BEING EXECUTED BY THE FIRM AND THE DEGREE OF COMPLETION OF 
THOSE PROJECTS. 

5. ESTIMATED PROJECT COST/FOREIGN CONTENT: N/A. 

6. COMPETITIVE FACTORS: STRONG COMPETITION IS EXPECTED FROM LOCAL 
CONSTRUCTION COMPANIES. 

CROWLEY 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 21 -Dec-1 977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977CARACA12345 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D770476-0921 

Format: TEL 
From: CARACAS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t19771233/aaaabbcy.tel 

Line Count: 82 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: al 331 6ff-c1 88-ddl 1-92da-001cc4696bcc 

Office: ACTION ARA 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 76 CARACAS 12698 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 10-Feb-2005 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 162073 
Secure: OPEN 
Status: NATIVE 

Subject: MAJOR PROJECT: TRANSMISSION LINE FOR URIBANTE-CAPARO PROJECT 
TAGS: BENC, VE 
To: COM 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/a1 331 6ff-c1 88-ddl 1 -92da-001 cc4696bcc 
Review Markings: 
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